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BERGEN-PASSAIC EXPRESSWAY 


On September 5 we sat down in separate meetings with officials of East 
Paterson and Saddle Brook to discuss their choice of three alignments 

for this route. This is the same choice of lines which was presented 

early last June in our neetings in Bergen County at which time we urged 

a decision favoring a particular line or suggestions as to other possible 
lines. As you know, neither municipality took such action. Now at this 
late date, apparently in response to local urging, both have gone on record 
as favoring the so-called northern line, ThiS route will cost about 
2,500,000 more to build than either of the two alternates and is approxi- 
mately 1/3 of a mile longer. Nevertheless it disturbs far fewer families - 


16 against 137 - and results ina smaller ratable loss to each community. 


It would appear that with the defection of East Paterson and Saddle 
Brook, the Bergen County picture is considerably brighter. As you know, 
Passaic County, headed by Paterson, is in general agreement with our route 


alignment. 
EXPANDED HIGHWAY PROGRAM 


A presentation of the {2.5 billion state highway needs was made on the 
Governorts August 26 radio and television program, at which time the Feder- 
al Highway Program was also outlined with special emphasis on New Jersey's 
matching fund requirements for the first three years and the necessity of 
providing additional funds at the state level in order to take full advant- 


age of the provisions of that program and the need to provide additional 
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EXPANDED HIGHWAY PROGRAM, conttfd 


funds for non-federal participating projects and the advance purchase 
of right-cf-way. Under date of August 30th a letter was sent to all 
state senators and assemblymen, both U. S, senators, all New Jersey 
congressmen, the New Jersey Taxpayers Association, Contractors Associ- 
ation, Chamber of Commerce, and political leaders of both parties, as 
well as key figures in other fields outlining the need for providing 
state funds in the amount of ‘380,308,776 for the two year period of 
1957 and 1958 in order to provide for matching funds, non-federal 
participation projects and the advance purchase of right-of-way, With 
this letter were enclosed a breakdown of federal allocations to New 
Jersey for the years 1957 and 1958 and the allotment scheduled for 1959, 
In addition, a projection of anticipated federal funds and matching re- 
quirements for the next ten years were included, Also urged was the 
favorable consideration in the Assembly of Senate 326, giving the Highway 
as well as 
Commissioner the right to designate all interstate routes as Freeways, / 
passage of S-181, giving the State Highway Department the right of con- 
demnation of park lands, In general, the information supplied was simi- 


lar to that which the Governor subsequently distributed at his press 


conference on September ). 
MIDDLESEX FREEWAY 


On Tuesday, September h, Mayor Flynn, Freeholder Otlowski, and former 
Attorney General David Wilentz paid us a visit re: the alignment of 


Middlesex Freeway in Perth Amboy. With them were City Engineer Booz and 
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MIDDLESEX FREEWAY, conttd 


Judge Rafferty. In addition to the Highway Commissioner and members of 
his staff, Mr, Madigan, of Madigan & Hyland = consultants on the project - 
and Mr, Passerelli, his chief highway engineer, were present, The Perth 
Amboy people objected to the State's preferred line, offering only the 
most general alternatives in support of their objections. As a result 

of this meeting, Madigan & Hyland engineers will confer in greater detail 


with Perth Amboy in a final effort to explore a satisfactory alternate line, 
INTERSTATE ROUTES 


When the National System of Interstate Highways was increased from 38,000 
miles to 0,000 miles, New Jersey in response to its urgent requests had 
its interstate mileage increased from 21); miles to 363 miles, The new 
routes which were added are as follows: 

1. Route 3 from the Lincoln Tunnel to Route 46 at Clifton - 21 miles, 

2. A new route from Mahwah to Woodbridge - 50 miles, 

3, A new route from Deepwater to Trenton - 65 miles, 

lh. A spur connecting the Philadelphia-Camden bridges with the 

Deepwater-Trenton route = 7 miles. 
5b. A spur extending from the Goethals Bridge at Bayway orn S, 22 - 
CSe 


(A map showing old and new interstate routes is included 
with this report). 


YIELD RIGHT-OF-WAY SIGNS 


In preparation for the establishment of standards governing the erection 
of the new Yield Right-of-Way signs on state highways, our engineers met 
with representatives of the Bureau of Traffic Safety on September 6, The 


purpose of this meeting was to agree upon specific requirements applicable 
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YIELD RIGHT-OF-WAY SIGNS, cont'd 


to all locations where such signs might be erected which would include 
sight distances on intersecting road, speed and traffic volumes on both 
roads and the geometric design of the intersection, There was general 
agreement on these governing factors which will lead to the early es- 
tablishment of standards and uniform application of them throughout the 
State on roads under the jurisdiction of state, counties and municipali- 


ties. 
FERNWOOD CLEAN =UP 


The grounds of the Fernwood equipment depot are still undergoing a real 
housecleaning started some time ago. It was the first effort in 15 to 20 
years with the result many tons of scrap metal have been uncovered, This 
is now being removed by the high bidder at {337,12 a ton. When weeds are 
cut and grading completed, it is our intention to pave several large areas 
of the tract to provide for outdoor storage of certain types of equipment 
and material, Also a circumferential road will be constructed along the 
bordering fencing to permit ready access to all of these storage areas as 
well as afford better plant security by allowing our guards to drive around 
the entire perimeter of the plant. The Vineland Training School benefitted 


by the clean=up campaign when we turned six old generators over to them, 


MEETINGS 


Some of the more important meetings held during the past month were as 


_ follows: 


August 22 - We sat down with the Ronson people in respect to 


their plans to construct a new plant on U.S. 1 
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MEETINGS, cont'd 


August 27 


August 28 


August 29 


at the Garden State Parkway, A program was 
worked out to provide access from U. S. 1 with 

a possible part-time signal to enable employees 

to enter and leave the plant. 

Arrangerents were completed with Wilbur Smith 
Associates to conduct a feasibility survey on 

the Cape May=Lewes Ferry. Their report is prom- 
ised for early November, The engineering report 
covering the cost of ferries and terminal facili- 
ties has already been submitted by Parsons, Brincker-~ 
hoff, Hall and Macdonald. 

We met with representatives of the Allied Stores 
and worked out plans to handle an estimated 8000 
cars a day which will travel to the Bergen Mall on 
Route , They will share in the cost of the access 
impr ovement, 

At a meeting with George M, Brewster and his sube 
contractor, claims for extras on the Route l2 job 
were presented. These had to do with claims for 
additional length of piles caused by greater than 
estimated penetration, Since there is no present 
indication of the validity of the claim, the con-= 
tractors council has been instructed to present a 


substantiated bill of particulars, 
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MEETINGS, cont'd 


August 30 - 


September 5 = 


September 10 = 


Jon 


We discussed with the director of the New Jersey 
Contractors Associatio the results of his visit 

to the Department of Labor in Washington re: Proe 
visions of the Davis-Bacon Act and to tell him of 
the type of cooperation we will need in the forthe 
coming expanded highway program, 

The State Chamber of Commerce sent an analyst to 

the Department to obtain statistics and other data 
to fortify the Chamber's knowledge of the highway 
situation in New Jersey and the need for adequate 
matching funds. 

Discussed air polutim with a representative of the 
Department of Health with special emphasis on the 
burning of highway debris and the conditions at 
Secaucus. A "stuffer" was suggested for use by 
State Departments in their mail to contractors and 
industry dealing with the control of fumes, The 
appeal to reduce snog, burning cdors, and deleterious 
acid fumes to a minimum would be in keeping with the 


State's character, 


SNOW REMOVAL PREPARATIONS 


Anticipating the worst, but hoping for the best, we are proceeding with our 


annual snow removal and ice control preparations, The summer months have 


been utilized in overhauling snow and ice equipment including plows, abrasive 
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SNOW REMOVAL PREPARATIONS, cont'd 


spreaders, blowers, tractors, etc, 


I~ 


New equipment consisting of 53 trucks, 


) jet abrasive spreaders, and 10 small abrasive spreaders have been added 


to the fleet, 


The following is the unit breakdown of our available equipment for snow 


removal and ice control: 


Trucks, medium and heavy with plows 


Light trucks, with plows 
Walters heavy duty plows 
FWD rotary plows 

Sno-Go Blowers 

Graders =- heavy 

Graders = medium 
Front-end loaders 
Bucket=type loaders 

Jet spreaders 


Small spreaders on trucks 


13 (20 new) 
251 (33 new) 
15 (h new) 

1 

3 

6 
67 

38 (10 new) 
33 

21 ( new) 


317 (10 new) 


In addition, we supply 230 snow plows for attachment to contractors! 


equipment to be used exclusively on State highways, 


Questionnaires are presently being sent out to contractors preparatory to 


placing contracts for snow removal on 90 of the State's 17 sections, When 


they are returned, we shall enter into contract with various individual 


firms for both men and equipment when needed, 


We are expecting to conduct 


snow removal and ice control operations with greater efficiency this year 


as a result of our 2-way radio installation which is presently greatly facili- 


tating meny other crerations. 
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FEDERAL - STATE HIGHWAY PROGRAM 


Available Federal funds from the Highway Acts of 195) and 1956 are recorded 
on the attached, For the fiscal year ending June 30, 1957 the amount avail~ 
able is $43,464,922; for the fiscal year ending June, 1958 $51,669,18) and 
for the fiscal year ending June, 1959 $58,364,000. 


Special emphasis is placed upon the twoeyear period ending June, 1958 as 
the Federal goverrment has allotted to the State of New Jersey $95,13h,106, 
which so~called "cash on hand" is presently awaiting action by the State in 
the form of matching funds in order to enable the New Jersey State Highway 
Department to get underway, Actual matching funds, without consideration 
of other important aspects, indicate a total of $0,308,776 in order to 
utilize the $95,134,106. 


A continuing demand exists for improvements and construction on projects in 
which the Federal government does not participate, The need for some of 
these projects being created by programming onsome of the principal 

projects in which the Federal government does participate. In order to meet 
this need we will require an additional $10,000,000 a year, which combined 
for the twoeyear period with the $0,308,776 of actual matching funds dictates 
a total requirement of State funds of $60,308,776. 


In addition to the foregoing there is the need for advance purchase of 
Right-of-Way» Frequently, as soon as a projectis announced there is quite 
a turnover in parcels on and contiguous to the new highway's proposed 
alignment, In order to acquire the necessary parcels prior to improvements 
of various kinds being put into effect, itis important that the Highway 
Department step in and pick up the necessary land, and by so doing save 
substantial sums of money. Last year we set aside $5,000,000 for advance 
purchase of Right-of-Way, Although inadequate to meet our needs, the 
utilization of that fund saved us a substantial amount of money as against 
waiting to buy parcels until actual construction of the highways was 
started. California has a revolving fund of $30,000,000 for this purpose 
and our own Federal government has indicated that they feel that for each 
dollar spent for advance purchase of Right-of-Way, savings of $2.00 to $3.00 
are made as against deferred expenditures, The Federal government further 
recognized this need by setting up a rewlving fund of approximately 
$15,000,000 to enable the State of New Jersey to acquire Right-of-Way in 
advance. In arder to utilize this fund we, of course, must put up matching 
funds against it as the $15,000,000 is part of the $95,134,106. In addition 
we estimate the State should make available a minimum of $10,000,000 a year 
to enable the Department to carry through on its program and to take full 
advantage of the opportunities available to it under tho Federal Highway Act. 
If the aforementioned additional working capital is provided for the twoeyear 
period, instead of the $60,308,776 the State would have to put up $80,308,776. 
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Our Legislature allocated $20,000,000 to us as of July 1, 1956, If, for the 
moment, we deal only with the $60,308,776 for the construction of highways, 
this would leave a deficit of some $10,000,000. If for the fiscal year 1958 
we would have allocated to highways by the Legislature another $20,000,000, 
this would leave us $20,000,000 short = this exclusive of the advance 
purchase of Right-of-Way funds of $10,000,000 per year as previously 
referred to. 


Vital to this program is the approval by the Assembly of Senate 326 which, 
if passed, would grant to the Highway Commissioner authority to designate 
Interstate routes Freeways. The Federal government stands 90% of the cost 
of construction, engineering and acquirement of Right-of-Way of Interstate 
routes and has stipulated that all such routes must be designated and cor 
structed as Freeways. These Interstate routes are also referred to in the 
Federal Act as "Defense Highways", The Goverrmment is not prepared to 
advance any money for Interstate routes,nor is your Highway Department in 
a position to move ahead with its planning, alignments or engineering, 
until this legislation is approved. The purpose of this bill was to enable 
the program to go forward with adequate advance plamning and also to meet 
the Federal government's time schedule. 


All States were obliged by Septembe 10, 1956 to provide the Federal Bureau of 
Roads with the origin and destination of all Interstate routes and as rapidly 
as possible. Not later than December 31, 1956 all of these routes and their 
alignments must be pin~pointed in order to qualify for the Federal funds, 

As noted in the Press a number of the States are already well on their way 
with their planning and construction program and in the event that New Jersey 
lags and misses the opportunity to avail itgelf of these Federal moneys by 
not making full use of it within the required period, the money presently 
allocated to New Jersey will be distributed to other States. 


The present declared Interstate routes which must be designated as Freeways, 
together with a brief reference as to the changes to be effected, are as 
follows: 


Ue Se 1 = Marginal roads Trenton to New Brunswick and may have a new 
alignment north of New Brunswick, 
Ue. S. 3 Widening and marginal roads only. 


U. S. 28 New alignment ~ connection Goethals Bridge to Use Se 22. 

Ue Se 2 The connection between U. S. 130 and Philadelphia-Camden Bridge. 
Ue Se 6 ~~ New aligment, 

Ue So 130 —~ New alignment ~ Deepwater to Trenton. 

U. S. 202 ~ New alignment, 


Ue Se 22 - Partial new alignment and marginal roads, 


Another essential to this program is the passage by both the Senate and 
Assembly of S-181. Passage of this bill would enable the State Highway 
Department to be on an equality with the Turnpike, the Garden State Parkway 
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and the Statets Boards of Freeholders which have the right of condemnation 

of park lands, There is no attempt on the part of the Highway Department 

to place itself in a preferred position - it simply requests an equality with 
the several Park Commissions and whenever the Department requires a piece of 
park land it would negotiate for it. Failing in that respect, then the Court 
would appoint Commissioners to evaluate the parcel, their findings represent~ 
ing the public interest, we assume would be just for both paties. However, 
if either party objected they could resort to Court action, At present we 
find ourselves in the untenable position where Park authorities may withhold 
permission for crossing of their lands and thereby block improvements for 
the good of the general public, or they may grant the right of acquisition 
at a price so far beyond the value that it would be eminently unfair to the 
public as a whole and more specifically to our taxpayers for the Highway 
Department to accede to such proposale 


We have dealt primarily with the two fiscal years ending June 30, 1958 = 
however, have cited the authorization (but not allocation) for the fiscal 
year 1959, As of the fiscal year 1960 through 1969, we and all other states 
are obligated to re-establish our "needs program" as of the end of the fiscal 
year 1959, The summary is based on our previous estimate of the Statets 
highway needs as submitted for Section 13 of the Federal Aid Highway Act of 
195), (as published in House Document Noe 120), It woukd be premature to 
other than indicate the possible funds that might accrue to New Jersey for 
the ten years following 1959 until the returns are in from all States of the 
Union and final allocations are determined upon by the Department of Commerce, 


This is more or less the complete package. How rapidly we take advantage 
of the aforementioned opportunities and provide the necessary funds will 
deteméne the tempo of our State's highway programe 
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st August 20, 1956 


Explanation Sheet to Accompany Statement of June 30, 1956 


Column "A" shows $95,134,106 total present available Federal Funds for fiscal years 1957 and 1958. immediately below w58,364,000 is the 
total amount of Federal Funds authorized for the fiscal year 1959, 

Column "C" shows 440,308,776 required State matching funds for fiscal years 1957 and 1958. Directly below 19,464,000 is the total amount 
of State eoeeelig funds required for the fiscal year 1959. 


Column "A" shows a total of $153,498,106 Federal Funds for the three year period and Column "Cc" shows a total of ~59,772,776 the State 


matching funds required for the same period, 


1956-57 CONSTRUCTION FUNDS 
Summarizing our financial Status starting with the fiscal year of 1957 showing the Federal balances of the Highway Act of 1954 and the additional 


apportionments under the Highway Act of 1956 for the fiscal year 1957 providing a total of 443,464,922 (Col, A) of Federal Funds. The appropriation as of 
July 1, 1956 of 20,000,000 of State Funds for highway construction plus a balance of y367,186 of highway funds from fiscal year 1956 totals 20,367,186. 
The required State funds of ~31,738,036 (Col. E) less $20,367,186 total of highway funds available shows a deficit of »l1,370,850 of highway funds 
for completing the fiscal year 1957 proposed construction program with Federal and State funds. This makes no provisions however, for the advance purchase 
of Right of Way before its development. Additional working capital is required to accomplish this. The total of 975,202,958 (Col. F) is a combination of 


Federal and State Funds for the fiscal year 1957. 


ats 


1957-58 CONSTRUCTION FUNDS 


August 1, 1956 the Federal funds for the fiscal year 1958 were apportioned in the amount of 51,669,184 (Col. A). This apportionment 


requires the sum of $18,570,740 (Col. C) of State funds for matching, plus an additional $10,000,000 (Col. D) for Non-Federal Participating projects, 


totaling $28,570,740 (Col. E) of State required funds, exclusive of working capital for the advance purchase of Right of Way. 
1958-59 CONSTRUCTION FUNDS 
The funds for the fiscal year of 1959 are shown as approximated funds, since the apportionments have not been made, 
FEDERAL AID SECONDARY CONSTRUCTION FUNDS 


In addition to these funds there has been apportioned and proposed under Federal Aid Secondary a total of »5,141,415 within the same 


three year period, The necessary matching funds for the expenditure of Federal Aid Secondary allotments are from County funds, 


June 30, 1956 Statement 


FEDERAL 4PPORTIONMENTS TO TH® STATE OF NEW JERSEY AND As Prepared August 20, 1956 


STATS PATCHING FUNDS REQUIRED. (Including Non-Federal Projects 
A B c D 5 F 
FEDERAL RATIO OrATE STATE STATI FEDERAL & STATE 
Federal Funds Required Total Available and 
Funds Available VSe Required For Non-Federal Total Funds . Proposed Funds and 
and Proposed State Matching Funds 1S Pro jetts. Required Required State Funds 
(c # D) (A / BE) 

1957 Primary 6,879,051 50-50 6,279,051 = = a 
Urban 7,910,850 50-50 7,910 , 850 - a = 
Interstate 6,771,639 60-10 4,514,426 - - - 
Interstate 21,903,382 G0-10 Va eo PRAES, = ~ - 

Total 43,404,922 21,736,036 10,000 ,000 we 31,738,036 75,202,958 
1958 Primary 5,076,800 50-50 5,076,800 ~ - - 
aes 9,356,635 50-50 9,356,635 - ~ ms 
nterstate acon 90-10 held) e309 ~ = = 

Total 51,669,184 18,570,740 10 ,000 ,000 28,570,740 80 ,239, 92h 

Totals 95,134, 106 40,308,776 20 ,000 ,000 60,308,776 155 42 , 882 
*1959 Primary 5,150,000 50-50 5,150,000 ~ - - 
es Pee 50-50 9,414 ,000 - - - 

erstate 43,800,000 90-10 4,900,000 - = wscsinilieeh vccmnmmetea 
Total 58,364,000 19,46L ,000 16,000,000 29 46h ,000 87,828,000 
TOTALS 153,498,106 59,772,776 30 ,000 ,000 89,772,776 243,270,882 


Federal Aid Secondary Funds 
1957 $1,622,120. 


1958 
1959 


Total 


% 1959 Funds Authorized but not Apportioned, 


1,719,295. oe rege : 
“7.800.000, * 20,000,000, July 1, 1956 Appropriation included. 


95 1h1,4156 
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APPROXIMATE APPORTIONMENTS TO THE STATE OF NEW JERSEY UNDER THE 1956 FEDERAL HIGHTAY ACT August 20, 1956 
? 


. i Br: D z F 
FEDERAL RATIO STATE STATE STATE FEDERAL & STATE 
Federal Tee, ee or __—_ palatine Mo De eine 
Funds Available vs Mat ching Funds Required For Total Available and 
and Proposed State Funds Required Non-Federal Projects Total Funds Required Required Funds 
{oroy - Fs ems tS 3) guns 
1960 Primary 4,665,000 50-50 4,665,000 
Urban 8,660,000 50-50 8,660,000 
Interstate 128,390 ,000 90-10 14,270 ,000 
Total 141,715,000 27 5 595,000 10,000,000 37,595,000 _ 179,310,000. 
Secondary 1,575,000 50-50 
1961 Primary 4,810,000 50-50 4,810,000 
Urban 8,950 ,000 50~50 8,930 ,000 
Interstate _128 5590 ,000 90-10 14,270,000 * 
Total 142,130,000 28,010,000 10 000,000 38,010,000 — 180,140,000 
Secondary 1,625,000 50-50 
1962 Primary 4,965,000 50-50 4,965,000 
Urban 9,200,000 50-50 9,200 ,000 
Interstate 128,390,000 90 =10 14,270 ,000 
Total 142 , 555,000 28,455,000 10 ,000 ,000 38,455,000 180,990,000 
Secondary 1,675,000 50-50 
1963 Primary 5,110,000 50=50 5,110 ,000 
Urban 9,470,000 50=50 9,470 ,000 
Interstate 128,390 ,000 90-10 14,270 ,000 
Total 142 , 970 ,000 28,850,000 10,000,000 38, 850 ,O00 181,820,000 
Secondary 1,725,000 50-50 


1964 


1965 


1966 


1967 


Primary 
Urban 
Interstate 
Total 
Secondary 


Primary 
Urban 
Interstate 
Total 
Secondary 


Primary 
Urban 
Interstate 
Total 
Secondary 


Primary 
Urban 
Interstate 
Total 
Secondary 


APPROXTIUATE ‘PPORTIONMENTS TO THE STATE OF NEW JERSEY UNDER THE 1956 FEDERAL HIGHJAY ACT August 20, 1956 


A B c D z F 
FEDERAL RATIO ST‘TE STATE STATE FEDERAL & STATE 
Federal itis eee aa ae 
Funds /.wailable vs Matching Funds Required For Total Available and 
and Proposed State Funds Required Non-Federal Projects Total Funds Required Required Funds 
ese. at So Pe aso) ghee | eye Se, peers oo) pee thane, ere tie eae 
59255 000 50-0 5,255,000 
9,740 ,000 50-50 9,740,000 
134,220 ,000 90-10 14,910 ,000 
149,215,000 29,905,000 10 5000 ,000 59,905,000 189,120,000 
1,775,000 50~50 
5,400 ,O00 50 ~ 50 5,400,000 
10 ,010 ,000 50 ~50 10 ,010 ,000 
134,220 ,GO00 90-10 14,910 ,000 
149,630,000 30 5320 ,000 10,000,000 40,320 ,000 189, 950,000 
1,825,000 50=50 
5,545,000 50-50 5,545,000 
10,280 ,000 50-50 10 ,280 ,000 
128,390,000 90-10 14,270 ,000 
144,215,000 30,095,000 10,000,000 40 ,095,000 164,510 ,000 
1,875,000 50-50 
5,690 ,000 50-50 5,690 ,000 
10 ,550 ,000 50-50 10 5 550 4000 
116,720 ,000 90-10 12,970 ,000 
132,960 ,000 29,210 ,000 10,000 ,000 39,210 ,000 172,170,000 
1,925,000 50-50 


1968 


1969 


Primary 
Urban 
Interstate 
Total 
Secondary 


Primary 
Urban 
Interstate 
Total 
Secondary 


Primary 
Urban 
Interstate 
Total 
Secondary 


APPROXIM.TE SP PORTIONIENTS TO THE ST’.TEH OF NEW JERSEY UNDER THE 1956 FEDERAL HIGHITAY ACT 


aL 
FEDERAL 


Funds Available 
and Proposed 


5,835,000 
10, 820,000 
87,540,000 

104, 195,000 

1,975,000 


5,980,000 
11,090,000 
58 , 360 ,000 

75, 480 ,00O 

2,02 5,000 


70,360,851 
125,431,485 
1,282, 720,770 


1,478, 513,106 


23,141,415 


2 


RATIO 
Federal 


vs 


State 


50-50 
50-50 
90-10 


50 ~50 
50-50 
50-50 
90-10 


50-50 


£ 
STATE 


Matching 


Funds Required 


5,835,000 
10,820 ,000 
9,740,000 


26,595,000 


5,980 ,000 
11,090 ,000 
6,480 ,000 


234580 ,000 


THIRTEEN YEAR TOTALS 


70 360,851 
125,431,485 
146,345,440 
342,157,776 


Non-Federal Projects 


August 20, 1956 


D — F 


STATE STATE FEDERAL & STATE 


Funds Reqiired For Total Available and 


Total Funds Required Required Funds 
SS aman 6! GS iam 


10 ,000 ,000 36,395,000, 140 , 590 ,000 
10 ,000 ,000 33,550 ,O00 TO8, 960 ,000 
130,000,000 472,107,776 1, 950,650,682 
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